ಕರ್ನಾಟಕ ವಿಧಾನ ಪರಿಷತ್ತು 


1 ಚುಕ್ಕೆ ಗುರುತಿಲ್ಲದ ಪ್ರಶ್ನೆ ಸಂ 

2. ಸದಸ್ಯರ ಹೆಸರು 

3. ಉತ್ತರಿಸಬೇಕಾದ ದಿನಾಂಕ 
ಉತ್ತರಿಸುವ ಸಚಿವರು 


ಖೈ : 1368 


: ಶ್ರೀ ಕವಟಗಿಮಠ ಮಹಾಂತೇಶ್‌ ಮಲ್ಲಿಕಾರ್ಜುನ 
(ಸ್ಥಳೀಯ ಸಂಸ್ಥೆಗಳ ಕ್ಷೇತು 

: 23.09.2021 

K ಜಲಸಂಪನ್ಮೂಲ ಸಚಿವರು 


ಕ್ರಸಂ. ಪ್ರಶ್ನೆಗಳು ಉತ್ತರಗಳು 
ಈ ರ್ನಾಡಕ' ಹಾಗಾ ಮಹಾರಾಷ್ಟ್ರ | 
- 
ರಾಜ್ಯಗಳ ಜಂಟಿ ಸಹಯೋಗದ ಸರ್ಕಾರದ ಗಮನಕ್ಕೆ ಬಂದಿರುತ್ತದೆ. 
1 ಚಿಕ್ಲೋಡಿ ತಾಲ್ಲೂಕಿನ ದೂಧಗಂಗಾ NE 
% [se ಜೆ po] 
(ಹಾಳೆಮವಾಡಿ) ಯೋಜನೆಯು ಸದರಿ ಯೋಜನೆಯನ್ನು ಕರ್ನಾಟಕ ಹಾಗೂ ಮಹಾರಾಷ್ಟ್ರ ರಾಜ್ಯಗಳ 
ತೀರಾ ವಳಂಬವಾಗುತಿರುವುದು ಜಂಟಿ ಸಹಯೋಗದ  ಯೋಜನೆಯಾಗಿರುವುದರಿಂದ ಮಹಾರಾಷ್ಟ್ರ 
ಮತ್ತು ಕಾಲುವೆಗಳನ್ನು ಸರ್ಜಸಿ ಸರ್ಕಾರವು ಅನುದಾನದ ಲಭ್ಯತೆಯ ಮೇರೆಗೆ 2024-25 ರವರೆಗೆ 
20 ವರ್ಷಗಳೇ ಕಳೆದರೂ ನೀರು | ಪೂರ್ಣಗೊಳಿಸಲು ಯೋಜಿಸಲಾಗಿರುತ್ತದೆ. 
ಹರಿಸದಿರುವ ವಿಚಾರ ಸರ್ಕಾರದ 
ಗಮನಕ್ಕೆ ಬಂದಿದೆಯೇ; - . 
ಆ) [ಹಾಗಿದ್ದಲ್ಲಿ `ಈ ಮೋಜನಯು 1ಮಾಧಗಂಗಾ ಯೋಜನೆಯು ಕರ್ನಾಟಕ ಮತ್ತು ಮಹಾರಾಷ್ಟ ಸರ್ಕಾರಗಳ 
ಯಾವಾಗ ಆರಂಭವಾಯಿತು; | ಜಂಟಿ ಯೋಜನೆಯಾಗಿದ್ದು, ಸದರಿ ಯೋಜನೆಯ ಬಗ್ಗೆ ಕರ್ನಾಟಕ 
.| ಯಾವ ಹಂತದಲ್ಲಿದೆ; | ಮತ್ತು ಮಹಾರಾಷ್ಟ್ರ ಸರ್ಕಾರದ ನಡುವೆ ದಿನಾಂಕ: 18.08.2001 ರಲ್ಲಿ 
ಯೋಜನೆಯನ್ನು _. _ 
ಪೂರ್ಣಗೊಳಿಸಲು ಸರ್ಕಾರ ಒಡಂಬಡಿಕೆ ಆಗಿದ್ದು, ಅದರಲ್ಲಿ ಕರ್ನಾಟಕದ ಷೇರು ಶೇಕಡಾ 15 ರಷ್ಟು 
py ಇನಿ : ದೆಹ pe 
ತೆಗೆದುಕೊಂಡ ಕ್ರಮಗಳೇನು; ಹಾಗೂ ಮಹಾರಾಷ್ಟದ ಷೇರು ಶೇಕಡಾ 85 ರಷ್ಟು ಇರುತ್ತದೆ. ಸದರಿ 
ಯೋಜನೆಯ ಪ್ರಗತಿಯ ' ವಿವರಗಳನ್ನು ಅನುಬಂಧ-।! ರಲ್ಲಿ 
ಒದಗಿಸಲಾಗಿದೆ. 
Sl. Stage of Cost of A 
No approval approval Approved letter 
A | Maharasht 
ra State 
st Rs. 58.83 [vide GR. No. DUDH : 
1 | Administrati | Crores 1176:457-T (3) Dated 21402- 
ve approval | - 1976 . 
38 [Rs 15905 |vide GR. No. DUDH : 
2) | Administrati Crores 1084:3712 MAJ P.]. Dated 24- 
Ministatl | 05-1985 by the Government of 
ve approval Maharashtra. . 
3 Rs. | vide G.R.No. DUDH : 0410/ 
1 1712.80 (237/10) Major projet - 
3) | Administrati | Cores Mumbai Date dated 15-07- 
ve approval 2011 
Karnataka 
B State 
I Rs-124.00 
1) | Administrati | Cores 
1 ve approval 
Central 
planning 
C) | commission 
of India 


[SOS SS SS 


ಕ್ರಸಂ. ಪ್ರಶ್ನೆಗಳು ಉತ್ತರಗಳು 
Rs. -T Wide Ltr No. -2 (42) / 2008 - 
Cent | Cos [lcci 20072008) 
1} | commission (including 
[ಕ 
(CWC) Kamataka 
portion) 

"ಮಹಾರಾಷ್ಟ್ರ ಹದ್ದಿನಲ್ಲಿರುವ ಮುಖ್ಯ ಕಾಲುವೆಯ ಕಾಮಗಾರಿಗಳಿಗೆ 
ಅನುದಾನ ನೀಡದ ಕಾರಣ ಮತ್ತು ಭೂಸ್ಥಾಧೀನ ಪ್ರಕರಣಗಳು 
ನ್ಯಾಯಾಲಯದಲ್ಲಿ ನೀಡಿರುವ ವಿಳಂಬವಾದ ಕಾರಣ ಹಾಗೂ ಸ್ಥಳೀಯ | 
ರೈತರ ತಕರಾರು ಇರುವುದರಿಂದ ಮಂದಗತಿಯಲ್ಲಿ ಪ್ರಗತಿಯಲ್ಲಿರುತ್ತದೆ. 
ಸದರಿ ವಿಷಯ ಕುರಿತು ಕರ್ನಾಟಕ ಸರ್ಕಾರದ ಅಧಿಕಾರಿಗಳು, 

U ಮಹಾರಾಷ್ಟ್ರ ಸರ್ಕಾರದ ಜೊತೆಗೆ ಸ್ಥಾಯಿ ಸಮಿತಿ (Standing 
Committee) ಭೆ ಮತ್ತು Sub Committee meeting, 
ಮುಖಾಂತರ ಮೇಲಿಂದ ಮೇಲೆ ಚರ್ಚಿಸಿ ವಿಳಂಬವಾದ 
ಕಾಮಗಾರಿಗಳನ್ನು ಶೀಘವಾಗಿ ಪೂರ್ಣಗೊಳಿಸಲು" ಅಗತ್ಯ 

- ಜರುಗಿಸಲಾಗುತ್ತಿದೆ. 

ಕಾಲುವೆಗಳ ನಿರ್ಮಾಣವೂ ಮಹಾರಾಷ್ಟ್ರ ಮತ್ತ ಕರ್ನಾಟಕ ಸರ್ಕಾರಗಳ ವತಿಯಿಂದ `ರೊ.1148.59 
| ಸೇರಿದಂತೆ ಸದರಿ ಯೋಜನೆಗಾಗಿ | ಕೋಟಿ ಪೊತ್ತವನ್ನು ಖರ್ಚು ಮಾಡಲಾಗಿದ್ದು, ಇದರಲ್ಲಿ ಕರ್ನಾಟಕ 
ಕರ್ನಾಟಕ ಸರ್ಕಾರವು ಈಗಾಗಲೇ | ರಾಜ್ಯದ ಕಾಮೆಗಾರಿಗಳಿಗೆ ಆಗಸ್ಟ್‌-2021ರ "ಅಂತ್ಯದವರೆಗೆ ಒಟ್ಟು 
ಎಷ್ಟು ಹಣವನ್ನು ಹಂಚಿಕೆ ರೂ.230.87 ಕೋಟಿ ಮೊತ್ತ ಖರ್ಚಾಗಿರುತ್ತದೆ. (6ೊ.151.22 ಕೋಟಿ 
ಮಾಡಿದೆ; ಪೂರ್ಣಗೊಳಿಸಲು | ಷೇರು ಮೊತ್ತ ಸೇರಿ) ಯೋಜನೆಯನ್ನು ಪೂರ್ಣಗೊಳಿಸಲು ರೂ.388.89 
ಬೇಕಾಗಿರುವ ಅನುದಾನವೆಷ್ಟು | ಕೋಟಿಗಳ ಅನುದಾನ ಅವಶ್ಯವಿರುತ್ತದೆ. (ಷೇರಿನ ಮೊತ್ತ ಸೇರಿ) 

(ವಿವರ ನೀಡುವದು) 

ಈ) ಸದರ ಯೋಜನೆಯ  ಪರಿಪ7ಸದರಿ ಯೋಜನೆಯ ಬಗ್ಗೆ `ಕರ್ನಾಟಕೆ ಮತ್ತು ಮಹಾರಾಷ್ಟ್ರ ಸರ್ಕಾರಗಳ 
ರಠಜ್ಯ ಸರ್ಕರವು ಮಹಾರಾಷ್ಟ್ರ 'ನಡುವೆ ದಿನಾಂಕಃ18.08. 2001 ರಲ್ಲಿ ಒಡಂಬಡಿಕೆ ಆಗಿದ್ದು, ಅದರಲ್ಲಿ 
ಸರ್ಕಾರದೊಂದಿಗೆ ಮಾಡಿಕೊಂಡ | ಕರ್ನಾಟಕದ ಷೇರು ಶೇಕಡಾ 15 ರಷ್ಟು ಹಾಗೂ ಮಹಾರಾಷ್ಟ್ರದ ಹೆ ಷೇರು 
ಒಡಂಬಡಿಕೆ ಮತ್ತು | ಶೇಕಡಾ 85 ರಷ್ಟು ಇರುತ್ತದೆ. ಇಲ್ಲಿವರೆಗೆ ಕರ್ನಾಟಕ ಸರ್ಕಾರದ 
ಒಪ್ಪಂದಗಳೇನು; (ವಿವರವಾದ | ವತಿಯಿಂದ ರೂ.151.22 ಕೋಟಿಗಳ ಷೇರಿನ ಮೊತ್ತವನ್ನು ಪಾವತಿ 
ಮಾಹಿತಿಯನ್ನು ನೀಡುವದು) ಮಾಡಲಾಗಿರುತ್ತದೆ. ಒಡಂಬಡಿಕೆ ಮತ್ತು ಒಪ್ಪಂದಗಳ ಪ್ರತಿಯನ್ನು 

ಅನುಬಂಧ-2 ರಲ್ಲಿ ಒದಗಿಸಲಾಗಿದೆ. 

ಉ) | ಮೆಹಾರಾಷ್ಟ ಸರ್ಕಾರವೆ ಕಾವಕಗೆ ಮಹಾರಾಷ್ಟ್ರ ರಾಜ್ಯದೆ ವ್ಯಾಪ್ತಿಯಲ್ಲಿ ಬರುವೆ ಸದರ ` ಯೋಜನೆಯ 
ಸದರಿ 'ಫ್ರೋಜನೆಯ ಕುರಿತು | ಆಣೆಕಟ್ಟಿನ ಎಲ್ಲ ಕಾಮಗಾರಿಗಳು ” ಫೂರ್ಣಗೊಂಡಿರುತ್ತವೆ. ಸದರಿ 


ಯಾವ ಕ್ರಮಗಳನ್ನು ಕೈಗೊಂಡಿದೆ; 


ಮಹಾರಾಷ್ಟ ಸರ್ಕಾರವು ಸದರಿ 
ಯೋಜನೆಯನ್ನು 
ಪೂರ್ಣಗೊಳಿಸುವಂತೆ ಮಾಡಲು 
ಸರ್ಕಾರ ತೆಗೆದುಕೊಂಡ 
ಕ್ರಮಗಳೇನು 


ಯೋಜನೆಯಡಿಯಲ್ಲಿನ ಕಾಲುವೆಗಳ 
ಅನುಬಂಧ-1 ರಲ್ಲಿ ಒದಗಿಸಲಾಗಿದೆ. 


ಕುರಂದವಾಡ ಶಾಖಾ ಕಾಲುವೆ ಕಿಮೀ 0.00 ರಿಂದ ಕಿಮೀ 25.00 
ವರೆಗೆ ಮಹಾರಾಷ, ಸರ್ಕಾರದ ವತಿಯಿಂದ ಕೈಗೊಳ್ಳಲಾಗುತ್ತಿದ್ದು, ಪ್ರಸ್ತುತ 
ಮುಖ್ಯ ಕಾಲುವೆ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ ಕುರಂದವಾಡ" ಶಾಖಾ 
ಕಾಲುಖೆ ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡ ನಂತರ ಕರ್ನಾಟಕದ ಅಧೀನದಲ್ಲಿ | 
ಬರುವ ಹಂಚುಕಾಲುವೆ ಕಾಮಗಾರಿಗಳನ್ನು ಕೈಗೆತ್ತಿಕೊಳ್ಳಲಾಗುವುದು. 


ಪ್ರಸ್ತುತ ಹಂತದ "ವಿವರಗಳನ್ನು 


ಮಹಾರಾಷ್ಟ್ರ ಹೆದ್ದಿನಲ್ಲಿರುವ ಮುಖ್ಯ ಕಾಲುವೆಯ ಕಾಮಗಾರಿಗಳ 
| ಧೂಸ್ತಾಧೀನ ಪೆಕರಣಗಳು ನ್ಯಾಯಾಲಯದಲ್ಲಿ ವಿಳಂಬವಾದ ಕಾರಣ'| 


al 


ಪಕ್ನೆಗಳು 


"ಉತ್ತರಗಳು - 


ಹಾಗೂ ಸ್ಥಳೀಯ ರೈತರ ತಕರಾರು ಇರುವುದರಿಂದ ಮಂದಗತಿಯಲ್ಲಿ 
ಪ್ರಗತಿಯಲ್ಲಿರುತ್ತದೆ. ಸದರಿ ವಿಷಯ ಕುರಿತು ಕರ್ನಾಟಕ ಸರ್ಕಾರದ 
ಅಧಿಕಾರಿಗಳು, .. ಮಹಾರಾಷ್ಟ್ರ ಸರ್ಕಾರದ ಜೊತೆಗೆ ಸ್ಥಾಯಿ ಸಮಿತಿ 
(Standing Committee) ಸಭೆ ಮತ್ತು Sub Committee meeting 
ಮುಖಾಂತರ ಮೇಲಿಂದ ಮೇಲೆ ಚರ್ಚಿಸಿ ವಿಳಂಬವಾದ ಕಾಮಗಾರಿಗಳನ್ನು 
ಶೀಘ್ರವಾಗಿ ಪೂರ್ಣಗೊಳಿಸಲು ಅಗತ್ಯ ಕ್ರಮ ಜರುಗಿಸಲಾಗುತ್ತಿದೆ. 


ಊ) 


ಕ ಹಾನಹನ್ನ್‌ ಹಾವ 


| ಕಾಲಮಿತಿಯಲ್ಲಿ 


ಪೂರ್ಣಗೊಳಿಸಲಾಗುವದು; 
ಅದಕ್ಕಾಗಿ ಸರ್ಕಾರ ಏನೇನು 
ಕ್ರಮಗಳನ್ನು ಕೈಗೊಳ್ಳಲಾಗುವದು? 
(ವಿವರ ನೀಡುವದು) 


ಸದರ ಯೋಜನೆಯನ್ನು `ಅನುದಾನಡ ಲಭ್ಯತೆಯ "ಆಧಾರದ ಮಗ] 
2024-25 .ರೊಳಗೆ ಪೂರ್ಣಗೊಳಿಸಲು ಮಹಾರಾಷ್ಟ್ರ ಸರ್ಕಾರದೊಂದಿಗೆ 
ಚರ್ಚಿಸಲಾಗಿರುತ್ತದೆ. 


ಸಂಖ್ಯೆ: ಜಸಂಅ 93 ಡಬ್ಬೂ ನಿಲ್‌ 2021 


(ಗೋವಿಂದ -೫2. ಕಾರಜೋಳ) 
ಜಲಸಂಪನ್ಮೂಲ ಸಚಿವರು . 


ಮಹಾರಾಷ್ಟ್ರ ರಾಜ್ಯ ವ್ಯಾಪ್ತಿಯ ಕಾಲುವೆಗಳು 


ಅನುಬಂಧ-1 


ದೂಧಗಂಗಾ ಯೋಜನೆಯಡಿಯಲ್ಲಿನ ಕಾಲುವೆಗಳ ಏಪರಗಳು . 


Updated on 21.09.2021 


ಕಾಲುವೆ 7 `ಪೊರ್ಣಗೊಡ ಬಾಕಿ 
ಉದ್ದ ಕಾಲುವೆ ಉದ್ದ ಉಳಿದ 
ಕಿಮೀ. ಕಿಮೀ ಗಳಲ್ಲಿ ಕಾಲುವೆ 
ಅ.ಸಂ ಕಾಲುವೆ ಹೆಸರು ಗಳಲ್ಲಿ ಣಾ ಉದ್ದ ಷರಾ _ 
ಕಿಮೀ. 
ಗಳಲ್ಲಿ 
1 ಆಣೆಕಟ್ಟು —Tಫೂರ್ಣಗೊಂಡಿದ | ಪಾರ್ಣಗೊಂಡಡೆ. 
| T3800 TES 3800 ದಂಡ 7.00ರ ವರೆಗೆ 
2 ದೂಧಗಂಗಾ ಎಡದಂಡ 76.00 |0 ದಿಂದ48.00 | ದಿಂದ | ಕಾಮಗಾರಿಯು ಪ್ರಗತಿಯಲ್ಲಿದೆ. 
"76.00 
3 ದೂಧಗಂಗಾ`ಬಲದರಡೆ 24.00 [0 Goದ 2400 § ಪೊರ್ಣಗೊಂಣಡೆ: 
ಕಾಲುವೆ |: 
; | ನಿಡೋರಿ ಶಾಖಾ ಕಾಲುವೆ 24.39 | 0 ದಿಂದ 24.393 - ಪೊರ್ಣಗೊಂಡಿದೆ: ° 
FR 
;) | ಬಿದರಿ ಶಾಖಾ ಕಾಲುಷೆ 43.345 | 0 ದಿಂದ 43.345 - ಪೊರ್ಣಗೊಂಡಿಡೆ” 
ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದ್ದು ಕರ್ನಾಟಕ 
ರಾಜ್ಯದ ಕಸವಾಳ ಮತ್ತು ಮಾನಕಾಪೂರ 
ಗ್ರಾಮದ ವ್ಯಾಪ್ತಿಯ ಅವಶ್ಯಕ ಜಮೀನಿನ 
ಭೂಸ್ಸಾಧೀನಕ್ಕೆ ಮಾನ್ಯ ಉಚ್ಛನ್ಯಾಯಾಲಯ 
ಧಾರವಾಡ ಪೀಠದಿಂದ ತಡೆಯಾಜ್ಞೆ 
“| ಕುರುಂದವಾಡ ಶಾಖಾ ಇರುತದೆ. ಸದರಿ ಜಮೀನನ್ನು 
ii) | ಫಾಲುವ 5೨00 - BO | ಭೂಸ್ಪಾಧೀನಪಡಿಸಿಕೊಂಡು ಮಹಾರಾಷ್ಟ 
ಹಸ್ತಾಂತರಿಸಬೇಕಾಗಿರುತ್ತದೆ. ಒಟ್ಟು 25.00 
ಕಿ.ಮೀ. ರಲ್ಲಿ 9.61 ಕಿಮೀ. ಕರ್ನಾಟಕ 
ರಾಜ್ಯದ ವ್ಯಾಪ್ತಿಯಲ್ಲಿ ಬರುತ್ತಿದ್ದರೂ ಸಹ 
ಒಪ್ಪಂದದ ಪ್ರಕಾರ ಇದನ್ನು ಮಹಾರಾಷ್ಟ್ರ 
| ಸರ್ಕಾರದಿಂದ ಕೈಗೊಳ್ಳಬೇಕಾಗಿದೆ. 
ಕರ್ನಾಟಕ ರಾಜ್ಯ ವ್ಯಾಪ್ತಿಯ ಕಾಲುವೆಗಳು 
ನಿಡೋಕ ಪೊರ್ಣಸಗೊಂರಡಿದೆ. 
1 ಶಾಖಾ 24.393 ದಿಂದ 50.00 | 24.393 ದಿಂದ 50.00 -— 
ಕಾಲುವೆ [ 
| ಮಹಾರಾಷ್ಟ್ರ ರಾಜ್ಯದ 
ಬಿದರಿ 43.345 ದೆಂದ 62.07 | ಸರಪಳಿ ಸುಳಕುಡ ಗ್ರಾಮದ 
2 ಶಾಖಾ 143345 ದಿಂದ 64.54 ಮತ್ತು 624070 ದಿಂದ | ವ್ಯಾಪ್ತಿಯಲ್ಲಿನ ಅವಶ್ಯಕ 
ಕಾಲುವೆ 63.925 ದಿಂದ 6454 634925 (1.855 ಜಮೀನನ್ನು ಭೂಸ್ಪಾಧೀನ 
” ಕಿ.ಮೀ) ಪಡೆದುಕೊಂಡು ಕರ್ನಾಟಕಕ್ಕೆ 
N ಹಸ್ತಾಂತರಿಸಬೇಕಾಗಿರುತ್ತದೆ. 
ಸದರಿ ಕಾಮಗಾಕನಿಯ`ಸರ್ಷ, 
ತನಿಖೆ, ವಿವರವಾದ 
ದತ್ತವಾಡ | ಯೋಜನಾ ವರದಿ, 
3 ಶಾಖಾ 26.70 — 26.70 . ಅಂದಾಜು ಪತ್ರಿಕೆಯನ್ನು 
ಕಾಲುವೆ ತೆಯಾರಿಸಲು ಅಗತ್ಯ 
'ತ್ರಮಕ್ಯೆಗೊಳ್ಳಲಾಗಿದೆ. 


por 


AGREEMENT 
BETWEEN 
- THE GOVERNMENT OF THE STATE OF KARNATAKA 
AND 
THE GOVERNMENT OF THE STATE OF MAHARASHTRA 
| FOR 


EXECUTION AND MANAGEMENT 


OF DUDHGANGA IRRIGATION PROJECT 


ve 


INTERSTATE AGREEMENT OM DUCHGANGA PROJET 


at 
t 


This Agreement me ade at Ml bo 


ಟಿ ” RE) Wes . AS 
is day cf ian Ceen Byczusk inthe year 


Two Thousand One between ine GOVERNOR OF MA HARASHTRA exercisin 


executive cowers of tho Government 6 the Stats 9 
the “Gaovermment of Maherashts” (which expression shefi, unless the context does 


q 
rs ir ofiice representing We State of Maharashtra 


not so admit, include his SUCces80 


A , 
and assigns) of the one pat and the GOVERNOR OF KARNATAKA exercising the 


executive powers of the Government of the State of Karnataka, hereinafter called 


the “Government of Kamataka" tuhich expression shail, unless the context does not 


«0 admit, inctude his succes501S in office representing the Stute of Karmeteka and 
assigns) of the other ಐಡಿಗೆ. \ 


WHEREAS the Government 3 Maharashtra and Government of Karmalaka 


rave agreed thal an inigation Pruject on the rive: Dudhyanga {hereinafier ರ್‌ರ್ಷರರ 


scuted as narein set oui a8 & joint 2 


as “the Dudhganga Project") shail be 
the said two Governmanis; 


AND WHEREAS i has been 


Dudhganga Project is io bE ಎxscuied and maintained ake: comeiedon and the total 


cost thereof is to be shared and paid by ihe names in the manner nereinaiter se! ೧ಬ! 


and the righis, duties and labiiiies of the cafiis in connecton herewith shal ೧ ೩5 


hereinaer soecifiet, 


ning Comryssid 


AND WHEREAS ‘he 


§ 
; ಷಂಲಲ:ಡೆಡಗ 


xecution of the Dudng3ngs 


4 
ಕು 


Po 


[ee 


States of \ 


DUTHGANGA PROJECT 


Correraission, + 


overnment of Ke 


ಸ 
Mh 
[] 


Coverನಗen 0 Ka 


Tabunal to undenaks Dudn 


With a view 


೧ರ೯ಿ್‌eದೆ ೧ರ ಣainiಗeರೆ ೩6 8 


Maharashtra and Government of Karnataka. 


otal irrigatian 


22 
ಫೀ Maharashtra Siaie ant . 
H 
utilisation of water for Msharasntra wouid be 684 Mcumi2343 THO, \ 
t | 
? inclusive of proporfionale lase evaporaton losses {about 27.6 Mocum) and 
losses in conveyance system. and for 
TMO) inclusive of pronoffionate lake evaporzion lossas {about 4.7 Mcum.} 
and losses iN conveyance Systm. Thus, the total use wouid be about 777 | 
5 +t 
Mcum. ಸ TMC). ‘Out of 113 Mcuim.{4 TMC) of water for Karnataka, 15.14 ಸ 
Moum.(0.57 TMC) of wate: wil De raleased tc Karnataka through Bid and—y 
- 6೧ ದೆಂಣಡೂಲೆ -_ yf 
Nichori branches of .the canals during the mansoon 56೩0೧ The control 
ಖೆ levels of the dam across the Dudhganga river neat village Asenganr 
under- 
M.D.D.L 607.6 m 
FRL 45.00 m 
MW. 647.06 m § 
23 Nu 
f 
§ 
2ಣಗಿಗಣರ ಗಂ wer Liilisation ci , for | 
> 
” i, 
deciding whathier there 15 pr 
Commitee shall be iaken: 
PA 
SUBMER GENCE AREA 4 
24 The tal submergence area Under Nz Dudhqanga Project shal ce about | 
KJ 
! 
4 
} 
fern Kl : 


 proiect for Ras. 152.05 


Commission, New Deihi for 


re Government of Kan 


Commi 


ip the technics aspects of ‘he Duchganga project on 


Government cof 


183.05 crore in May, 1383. However, the revised ಎರ 


st, as per Me Nols prenared by the Cental War Commission. New Deh. 


ದಡ 


for consideration of the Technical Advisory Commitee of Pannrg 


sion in August 1988 was 


ಪೂ 200.78 ore. 


CONSTRUCTION WORKS 


TA 


wil be cared out by Fe 


“ಧನ ಡಗಿಣೆ ನ 
ಆಗ ೩ಗಡೆ ಡೆ 


nals, bran 


ving Manarashiia 


2 3೧ರ 


| ihe 


ne Gover Amen of 


construction of ihe head works is aimust comple 


Sank {1.3 and igh 3 Bank (A.B) Canals envisaged in We 


taking into consideration the irigation in 


Dudhganga project are ರೇಇಃಗಆರೆ ಓ 


Maharashtra and Karnate4a States. Out 07 200 km. of L585. main 
branches fo be constricted. the construction of firsi 41 km is neary 
compleied and the remaining jength of main C2 nai 32 to 76 km. will be 


constructed in Jue COLUTSE. 
2 ivi Cut of 204.5 km. of Right Sank main canal end branches fo be constructed at 

resen! the works of A.B. main canal is oractically completed excep! lining lo 
( of Midhori Brenc’ cena! km. i C25 


some sensitive patches. ? Tha wo 


completed. 
2.8(viiy The Dudhganga projec: also contemplat 'ಡ5 incidenial hydro-electric power 
generation of about 24 megawat (MW) through canai power nouse. The 
administratively approved cost oi the hydro-steclric power generation was 


2, A » A 
about Rs. 20.88 crore and he consrucaon work therecf is Now comaleted. 
ಸ ಬಿ. 


|) 


The jatest estimated cost of hydro-slectric Powe ಡ್ರೀ೧ರ೩ 


52.03 crore. 


SHARING OF COST OF DUDHGANGA PROJECT 


cd Mat the revised administratively ac proved cost 0f Rs. 


yrher revision from time 10 Um 8. for the construction 


TE ST SAT MM _ 


ET 


th respec 


in ths ನನಗ Mahar ashtra 


pt 


cast. of the con 


Covernmen: of Mahara 


cumec -«ilomesters apconionatle as [or the requirement 


ke ಗನಿಂ೪।ಲಆರೆ, ಗoweve'. that 


distributories serving Sxcl 


by that Stare alone. 


[ There shall be no sharing of hydro-eie ciric power gen 8೯೭೭ರ ೩೧ 
X power shall be utilised Dy ths Government of Maharashtra. Similar’ 
# | 
ವ್ಯ ಜ್‌ entire cost of the Nydro-eiectiv power compone shall be boms ty we 
Covemnment of Maherashira. 
d}) The costof the other required co 
ನ batwesn me tad Stsise Govern 


wilisaton of wale by the twa St 


ie} “hg Govsmment ot Kematlaka shall fodiaith pay tw We Government af 


Maharashtra ths share of its propor 


2.8 The operation and maintenance cf the hezdworks anc common length 07 
canals in Maharashtra ‘shall be lucked afler and carried out by the 
Government. of Maharashire while the operation and maintenance 0: 
common tength of cಡಿಗal in Kemetakz shall bs looked after and carried out by 


the Government of Karnataka. 
2.8fi) Common branches {with cistibutories) of canais serving areas in both the 
¥ h Sates shall be maintzined and operated by the State Govemrment Wie is 
major deneficiary cf the branches (with distiburories} 
2.81) The operation and maintenance of canais, branches snd distributories tying in 


rai 


and serving exclusively one State shalt be done by the Siate concerned at its 


~aintenance uf the headworks and the common 


canals, and branches ೬nd 


ಸ 


Jovernment of 


0 Maharashtra i) the Government of Mahar 
Maharashita shail say its propor iionate cost of operation and maintenance of 
ಎರೀ೩tsರೆ ೩೧ರ maintained by the 


0 the Government of Karnataka every year in advance 


tw 


\ ON 


WH 


“yng in hg S 


ni of Maharas 


ior works 3s shown in he budget by 


ಸ 


ui the yeariy requirement of SunNds 


iF ihe previous year. 


INTERIM ARRANGEMENT 


210 Government of Men ವಷರಗವ has recenty taken & decision iD complies the K 
ಈ ೦೩!೩೧08 poMion of Let Bank Canal LEC.) ie. 32 ic 76 km. on priority basis. 
As headworks are comnieted, 8೯ udlisation of water arangermen is made Dy kl 
releasing it in the Dudhganga, Panchnganga and Yedganga river valieys. The 
irigators will be encouraged tc uss aither individually or on KC 
k p pA 
ಮ 


ccoperalve basis. This arrangement will continue ull the fl nal execution of all 


gules, subject {0 ihe 


1 


works hereunder is completed as par ihe time sch 


availability of finds. This is an interim arrangerient, which will cease iD 


operate when the execution cf all canals ard rsiated works will be completed. 


also consider similar 


Maharashtra state and Covernmeni ದೆ 


arrangements, ihe construction 07 cenals wil takz consierabie lime 


enabfing the use through canals and regular diswibudon system In the 


4 permanent basis or otherwise @ suppiiss full cetaiis 


regarding programme and cost of comoietion. 


Hence ihe areas to be irigaied by iif should be within se wale shars of the 
| 


Ws 


ನ 


ಮ 


MA NM 


|b 


~~ 


pe) 
[oe] 


following offic ers shal be constit: ited, viz. 


Chief egies nec Meus ಣು ject ತ, chica 
g [Nr |e 


kd - 
Water Reso CorChairmar 
oT Karnat er Helis aurm £ 
“Superintanding Engineer, irrigation Department, ೫ Member. 3 


Government of Mzharashira (connevted with 
Dudhganga Project} 


Superintending Engineer, Water Resources Deon, Member 
Government of Karnatake {connected with Dudnganga 

Project 

Collector, Kothazur | Member 


Executive Engineer, Watsr Resources Depafment, 
Government of Karnataka {in-charge 0 Dudhgange Secretary. 


Froject) 


ಯಿತಿ 


aticn Qecaniment, Govemmem Member-Secreterni. 
20 of Duchgange Project 


Executive:Engineer, lig 
of Maharashtra {in-charg 


Tre Stnding Committee shall meet fol less than once in three months, The 
minutes cf the meeting of the Stending Committee incorporating herein the 
iecisions taken by the said Commitee shail be placed tefore the Coniroi 
ಶಂ೩rd constituted under clause 4.1 hereot. 

CONTROL BOARD 


Over planning and construction of we 


For overali supervision & 


on, a Contol Board 


» 


Dudhganga project and ils main 
comprising the Ministors ೩ಿಗರ್ಲ ೧೫ ficers c’ the two State Govemments shall. 


constituted. The compositinn oi tha Control Baard shall be as unde 


[75 


{A 3, 


| 
i 
| 


[£83 


KY 


"Exec 


Ergineer, irigaton Denaniment, Member 


Supenntending Engine ಗ 
Government of Karna 
Project) 


Cotector, Kalhaour Member 


Deouty Commissic 


Executive Zn 
Govemme 
Project} 


[al 


tye Enginesr, ligation Den 
of Maharashtra {in-charge of Duch 


tending Commits shail 


inutes of the meating ci the Srding Commitee incurporating 


CONTROL BOARD. 


id cone; over planri ದ್ರಿ ಗಡೆ ೮೦೧3 


on. a Congo! Board 


nen 5 


gy We Ministers arid 


ಗತೆ 


The NEMS 


Minis for irigaton, Maheresnua Chairrnan 


2 Minister for Water Resources, Kam 
oo 3. Minister of State for Irrigation, Manarashitra ಸ Member 

4. Minister of State for Water Resources, Kernetaka . ‘Member 

5. Secretary, Irrigaiioh Deoaniment, Maharashtra Member 

5. Secretary, Water Resources Department, Kamataka Member 

7... Secretary, Finances Department, Maharashira Member 

8. Secretary, Finance Deparment, Karnataka Member 

9. Secetery( Rehabilitation, Revenue and Forest Member 
Dedanment, Maharashtra 

i0. Secretary, Revenue Department, Karmataks Member 

11. Chief Engineer{Specified Projects}, Irrigation ‘Member 
Depanment, Pune, Maharashtra 

12. Chief Engineer, Water Resources Devartment, Member 


Belgaum, Karnataka 
13. Superintending Engineer, (connected with Dಿಟರೆಗಿಡ್ದಷಗನ Member-Secretary 
project}, Government of Maharash! ' 


[_ 
4.2 One Superintending Engineer from the Goverment of Karnataka connecied 
wih the sxecution othe Dudhgsnga project works shall be neminatecd by the 
Government of Karnataka to work as a Joint Secretary of the Control Board. 


The Joint Secretary shall have access to He concerned dೆಂcuments. The 


office of the Superintending Engines: nominated by Govemment cf 
Maharashtra as the Secretary of the Board shail be the permanent office of 
" the Control ಔಂ೬ದ ೩ಗಿರೆ ೭ records of the Control Board shall Ce ksopi in this 


Office. | p 


pe 
[i] 
ಷು 
ಣ್ಯ 
W 
ಹ 
if 
m 
ಪ 


A Normally at least one meeting a! the Cantro! Board shal b 


5ರಿಗ 


the problems Concerding v, 
Additonal meetings may be culls with the Derrassicn 07 he Charman 
“4 The Control Board wil fame ils wes ruies of prac 


business. 


i 
[| 
1 
i 
: 
f 
i 
} 
’ 
j 
; 


in 
fxs 


ಜಿಗಿ ೩ಗ೧ಗೆ he progr ೯೩ 


af ine canal a Abutories in 1 


the Government of Kemataka and there r the same shail be ಔೆರರ್ದೀಿಂ೪ಆಲ 
by the Stending Commitee and ihe Control Beard. This beiru a iint preci. 


ana project pra 


ot the other State for 


Egr the construction 0 


Proiect, it may Deca 


ಆಗಿದೆ, ಗುbbie. sic. Tom convenient iocations in the other State 
Kde works. Soth lhe Siates shail allow such use of matenals for the bons fide 
works of the Dudhganga Projact ar 3 reguest fom procsr au thority and as 


cer ers and h extraction of mats 


n that Stare 


RESETTLEMENT OF PROJECT AFFECTED PERSONS 


Or 


ine saharas’ 


0 Pou 


agncukura! Jan 


” Y 
aither jn ihe Stare of 


services in he puolic sempiyment 


[ 
ಮೂಲ ತೊಡದ ಡಿ ಎ 


8 tolal availabie seats. The proieot affected pers 


Karnataka should also be given ican by that Government icr construction of 
houses on the plots afioted to Hem on the basis ci schemas existing in 


Maharashtra State. 


arad dy the 


The cost of resettlement 01 profact affected ersons will bs 


ke) 
43 


Stale of Maharashtra and Karnataka in the croporicn 0 50:2 ) 9, Maharashtra 
being both the affected and beneficiary whiie Karnataka being only 
beneficiary. the protec: affected Dersons have undsMaken their own 
resettiement and also given in wriling that they would not go to the count of 


law against the compensation awarded to them, Government of Maharashtra 


has devised a-scheme of payment of renabiiitafon grant in addition & the 
[3 
, 


} compensation paid for their land under Govern iment Resolution, Revenue aಗಡೆ 


ಸ್‌ Forests Department No, RPA-1364/CA-3358; iA), dated the 15° December, 


4 Wa ; 


1383. Expenditure incurred on payment of rehabilitation arént will be shared 


By both the States in ರroporion 0f 82:20 as mentioned above. 


ರಾ 
4 


In lieu of forest land of atout 1 187 ha. required for Dudhganga Project, 
akerngte land for compensatory afcrestaton is required to be ಗಾ೩ರೇ 


availabis in Karnaiska such 


available, Govsrnment Gf Karnataka 


akernets land in proportion to thei awn use. 


ಸಂಡಿಗೆ ಹರಾ ದಗ ರೂಾಗತವ ಸ ರಲೂಾನನೆಬವಲಯಿತಿಯ ರೇಲಿ ಡಿಬದಲಿೂರಟ 


¢ 
Ni 
- 
- 


he provision 0 


ke 
me 
ವ 
El 
ಬ್ಯ 
he 
pas 
pe) 
pa} 
Fe 
Ke 


act, 1826 shall col; to such disdutes. The Arbitration proceed 


ವ 


hsid at Humbei. 


IN WITNESS WHEREOF the Governor of Meherastirs Nes ೧೩ಟ8ಣದೆ 
ihe Chief Secretary to the Government of Maharashtra io set his Rand 800 


on his behalf and the Governor ct 


affix his offi 


ಗೊಲ್ಲ ಗ 


SIGNED, SEALED AND DELIVERED BY 


Shr RNS 
hiet wo etary to the 

Governmerr of Maharashts 

for and on behalf of tne 

Governor of Maharashtra 

in the presence of - 


ENON 


WITNESSES 


5. 


Secy. Lxtigation Dex. 


1 Shvt. 


2 Sox Li NE DVadncse.. 


Crecutive Diyertor. LA ANNS 


SIGNED, SEALED AND DELIVERED BY 


Shfi Smt. Teye ca Bh hatiachay Cnaryya. 
Chief Secretary to the 

Govemment of Karnataka 

for and on behalf of ths 

Governor of Karnataka 

in the presence of - 


WITNESSES 7 


Nila ¥. wat ey Re SAL ೭೬ ಹೀಗ k- 


2 Shr MR Hod. 


Rec Paylin entory Affairs 
D }- he » 
ancl Legislation Ment 


ಔನ 


Re 


irigatiog Dpartmect 


Mentralaya, N umbei400 032, 


Ne Date: 25 / 4/2001. 


pa . - K 
The Secretary, 
Lrrigation Department, 
642, 6 Floor, “TC” Block,’ 
Dr. B.R. Ambedkar Veedi Sachivelaya, 
M.S Building, § 
BANGALORE — 560001. ” 


Subject >- Inter-State Dudhganga gation Project. - 


i; Refine :- Your D.O.letter dt. 3/3/2001 and 30/3/2001. 
೨ " 
h ಟಃ 
RS Rr K 
: Tho minutes of the mesting held on 5% : January, 2 001, at Murabei ಆರಿ 
being sent seperately for your perusal and Hecessafy action. 


Be ಗ ಪ ಜಂ agenditire details ೬s called for vide letiers under referees 


king YOU 


ರ 
—{D. M. More) 
Chiof Engineer WR} & Joint Secrstary. 


ee rector, MKV DC, Pune. lof tufoerasLon. 
Pune, Bor infor ration, 


ioment No, 1 


Dydhoaned fnier-Sinte Proiect 


pa 


; the yveanwise actual cost inctred { upto 2204] ) 
Rs. in Lakhs, _ 


SrTOMER: SHON; 


1453474 
16284.9€ 


ಬ Canal | ETP. f Totsi j Cum! 
KN \ _ p j ; 1೧ಎ: 
| [ON | SS 
| Common | Only in | Toul | | i 
: | Canal Mahara | | i 
| shea | | | 
i Kurd | i | 
| . \ _ Dist) | | 
Unio 977 | 10.24 1000 00 1 0.00 3796 IT | 14714 
77-74 172.67 [0.00 0.00 0.00 p= 1.19635 1343.49 
978-70 324,03 [0.00 | 0.00 [000 4838 137239 71588 
978-80 274.45 10.00 |0.00 0.00 477 1322. (103810 
1980-81 | 4.23 000 10.00 | 55.08 NAT 1ST 
ig 1982 59 | 000 £090 5173 48242-19586 
[7 | 198283 | 4 i000 130.68 63.50. | 339.57 - | 2539.53 
12 108 0.00 236.29 713] 170920. [3248.73 
9 1984-85 0.00 1199.85 77.32,:: | 687.07 | 393580 
| 10 | 1985-86 0.00 136.34 11140 158541 | 4501721 
i 11 | 1986-87 0.00 14528 pss 671.24 {517245 
132 [1907-38 ‘| 57247 |15460 O00 15860 130.58. | 857,63. . | 6030.03 
"15 i989 | 115777 113665. 10.00 138.65 | 155.48: 1449.88 | 747998 
[14 | 1989-90 373.71 |10630 |000 10630... | 187427766743 | 8147.39 
i5 [19991 | 533.75 |21131 {000 21131. [235229 {97735 912474 
i6 | 7091-92 350.03 {110.97 10.00 110.97. 1245.68. | 706.68 | 983142 
17 115 Jee, 1108019 
8 | 1593-94 1228.84 | 12895.13 


592-93 736.22 pe 000 180 13075 


os pa 


| 890.00 
; 325.00 


Re) 

ವೌ ಲ 
SON 
Nee) 
ಖಿ 
KE 
eo] 
Nu 


675.69 7431 {75000 . | 455.22 


21 | 1996-97 349.43 | 780.93 | 79.13 460.05 333.66 [1543.20 ‘| 17808.1c 
22 113798 7 51802 | 1859.37 {3319 195256 415.67 .'| 2886.25 | 20694.41 
133 | 1995-99 369.68 2045.55 |4412 | 2039.67 403.48 ' {2862.79 .| 235572¢ 

24 | 195-2000 490.80 1507.10 [28.55 1535.65 61097 {264242 2619.62 
| 25 1 2000-2001 288.4 | 631.78 11.60 693.158 | 689.13 1670.70 . | 27870.32 


OO | 
——— ———— - 
i ‘Fol 11755.91 | 10069.97 | 421.40 | 10491.37 .| 5623.04 | 27870.32 | 27870.32 


| | FS 


ol Cy Donmeni Aye Tee Doedhgargadoc 


Rs. In lakh 


[rT Component if | Total amount | © “ Remarks, 
‘ No. . | expenditure § 
| ‘upto 2/01. ] A 
f | § 

1 | Head Works {Dam) -. | 11786.00 | - 
1 [| 
2 Canals Cormon fr Both the | 7587ರ. 00 § . 
| | States. |. RE 
4 1 z | 
3. JETP. Charges ಸ | 3. 

(Tor: | PCR) 
H { KH { "1 
| Canal RR to | 421.00 
; | Maharashtra only. | _ 
| eteperdiore | 5737ರ 
K I MSN | \ 


pS 
ROME 


received from Karnataka State 3 


Zatils of amount received {rom Karnataka State 


Rs, 480.00 lakhs. 


el 


/$) [erate Tron 00 Jah. 
'2) re 17.1387 ರರ Takn. I 
(3) EEEPaT 1565ರ PS & 
3 TIE TT 
7; Ea § 80.00 jak. 1 
| [rou : ೩೧00 


